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DEPARTMENT PLEASE PASS EXIMBANK FOR MORAN 

E.O. 11652: N/A 
TAGS: ENRG, EFIN, G 
SUBJECT: ARZEW LNG PLANT 

SONATRACH DECIDED EVENING JANUARY 21 TO AWARD CONTRACT 
FOR COMPLETION OF WORK ON LNG PLANT AT ARZEW (EL PASO I) 
TO BECHTEL CORP. PRELIMINARY INDICATIONS ARE THAT 
DECISION BASED PRIMARILY ON BECHTEL'S FAMILIARITY WITH 
PROJECT, GAINED THROUGH PREVOUS STATUS AS 
CONSULTANT FOR SONATRACH ON PROJECT. 
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